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COMPANY NAME 

The Ferkin-Elaer Corp« 


ENGINEERING STUDY 

CHANGE PROPOSAL 

□ 

BD 

PE-6A 

Proposal No. JBbSt&C 

DATE 

Jan. 10. 1961 


AFFECTS: 

WSPO E 

PROJECT □ 

NAME OF MAJOR COMPONENT 
Tracker MK 11 

PARI 

u 

OR LOWEST SUBASSEMBLY 

t-Heeter 522-0125 

PART NO. & MODEL OR TYPE 


TITLE OF PROPOSAL: 

gem twitch He a ter Kit 


NATURE OF PROPOSAL: 

Xmtall a email blanket type betting element adjacent to the acaa twitch. 


REASON FOR PROPOSAL: 

Several malfunctions have bees canted by the atiekiag of the teas twitch. 
Secant laveatlgatlooa Indicate that this sticking it canted by freezing conditions 
In this area of the Tracker, which can be eliminated by adding a mail heater. 


c . ESTIMATED COST AND TIME INVOLVED: 

» ADDITIONAL FUNDING REQUIRED: 


ESTIMATED COST FOR KITS OR PARTS: ***• eott $70.06 per kit. 

L p ADDITIONAL FUNDING REQUIRED: ftttggeet a quantity of 35 kite. 


ITEMS AFFECTED BY PROPOSAL: 


Safety 

□ 


Mission 
Ef fee* 
five 


Performance 


s 


Operating 

Procedure 


Interchange- 
ability 


□ 


□ 


Weight or 
Weight & 
Balance 


□ 


Tools & 
Support 
Equipment 


□ 


ialntonanco 

Procedure 


□ 


s r«r 

□ 


□ 


Maintenance! 
Manual 


□ 


EST. MAN/HRS. REQ’D. TO ACCOMPLISH CHANGE IN FIELD t WO heart 


SOURCE OF PARTS FOR KIT 
eontrtetor 


AVAILABILITY -l.» J WEEKS AFTER APPROVAL 


STATINTL 


DISPOSITION OF SPARES AFFECTED 


none 


(INITIATED BY: 


APPROVED: 


WSPO 
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